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SAPC- 24800 
Copy ‘£r°f 4 
26 February 1958 


The Parao-Woold ridge Corporation 
Loo Angeles, California 


Gentlemen: 

Reference is made to your CMCC Doc* Ho* 151X5*942 dated 
7 February 1958 which proposed some special filters for use 
on FOC’b System 1 Bow-ZTie antennae. This proposal has been 
reviewed by Customer Ho. 3 and approved for incorporation 
Into Contract Ho. A-101* 


It is requested that the remaining twenty 2500-3250 me 


filters be delivered to 


at the earliest possible 


date* 


Very truly yours. 


Contracting Officer 


Distribution: 

Orig - Addressee 

- Contract A-101, Section A-5 

/ 3 - I ~l 

4 - Proj* Chrono 


]lmw (26/2/58) 
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SUBJECT: Special Filters for Bow-tie Antennas 


TO: Contracting Officer 


Reference your letter #24426 dated 14 February 1958 
which forwarded the contractor’s proposal to provide special 
filters for use on FOG's System 1 bow-tie antennas. This 
proposal is satisfactory and is approved for incorporation 
in Contract No. A-101. Request that the contractor be directed 
to deli ver the twenty remaining 2500-3250 me filters to Bill 
at the earliest possible date. 



Colonel, 


25X1 A cc: 



if; • 

Wfl nSVJhWEh: 
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SAPC- 24426 
Copy &.o* 3 
14 February 195 ft 


Dear Sid* 

Forwarded herewith for your approval ia a copy of Contractor* a 
proposal CMCC Doc. Ho. 151X5.942 which ia to provide some special 
filters for use on the ten pair of bow-tie antennas for FOG. 

Sincerely, 


Dan 


Enclosure* 

CMCC Doc. No. 151X5.942 
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Distribution* 

Orig - I I FOG 

2 - A-101, Section A-5, Folder 4 

3 - Project Chrono 

I l ;lmw (14/2/58) 


I 

I 


vf 


24 // 


IM i / 7// // _ HSviE'A'FR: ... 91096® _ 

81 B00878R000300040028-0 


Approved For Release 2002/06/13 i 






Approved ForAelease 200 



f !DP «i?9S 7 W,°<?. 0 189 4 9^M, . 

Copy / of S' 

Page ^_of 


942 


7 February 1958 


25X1 A 
25X1 A 


cost and the amount of labor required for inspecting and 
testing these filters based on 1957 wage and b urden rat es. 
tr>ta 1 mst of this substitution id I 


Sincerely, 


/) 

Dean 


Enclosures: 

Copies 1 -3 of the following 
CMCC Doc. No's. 

1131X5. 130 
1132X5. 191 

cc: H.A.W. -A.G.O. 

Copy 4 of the above classified documents 
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